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ROME AIR DEVELOPMENT CENTER 


ADDRESS REPLY TO: Air Research & Development Command 
COMMANDER ; : 
ROME AIR DEVELOPMENT CENTER. Griffiss Air Force Base 
AIR RESEARCH & DEVELOPMENT COMMAND 
RCB Rome, New York 
ATTN: 
GRIFFISS AIR FORCE BASE 
ROME, NEW YORK 28 July 1954 


SUBJECT: Contract AF30(602)~1188, Eastman Kodak Company 


STATINTL TOs 


Inclosed herewith are copies of Contract AF30(602)-1188 and Exhibit 
"A" thereto as requested, 


FOR THE COMMANDER ; 


; 


7 
Pa 


, f 
2 Incls -| £ JOHN B, TURNER 
1. Cy Contr AF30(602)-1188 . Lt Colonel, USAF 
2. Exh "A" dtd 14 Apr 54 y Acting Chief, Research and 


Development Procurement CUffice 
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wg 
Avs 


March 29, 1956 - 
BIWEEKLY MINTCARD STATUS REPORT 
THROUGH MARCH 23, 1956 


Serial 
Equipment Number Order r Status 
De2 Camera 1 APo] — Camera ia in testing, Gooling fan has besm added, Parts list is in 
. preparation, 
2 (N= Shipment expected Mey 1. 
3 Kodak Shipment expected Ausust i, 
\ : : 
[a — 
P=] Camera 1 H . Estimated completion dete = June 5, 
Pe3 Camera 1 AFo2923 = Delivery expected in February 1957, 
Film Processor 1 Kodak At Kodak Park being tested] a Le 
2 q. Delivered January 12, 
3 AFo] Being uced to make test Minicards, 
h RPo? _ Delivery expected Moy 1, 
5 Kodak Delivery expected Mey 1, 
Development ~ The new coating of film showed lack of lasent image stability 


STATINTL | rohed an overcoat on the ees side whi ch Bauer: with a 
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aces: 2 


STATINTL 


BIWEEKLY MINICARD STATUS REPORT += 2 


Eouipnent 


Film Cutter 


Duplicator- 
Mech, 


Duplicator 
Control 
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March 29, 1956 


Serial 

Number Order Statas 

1 AFel A limited amount of lubricated film has been received and cut, The 
suction device has been revised te renove chips successfully. 

omy STATINTL 

2. AF=2> Promised for shipment March 15. 

h Kodatc Promised for shipment May 31. 

1 AFel Code target optical alignment complete, Awaiting photographic test for 
final OK, Optical alignment of scanner under way, Wiring of base cabinet 
50% complete, 

2 (4-2 In finel assenbly, Optical alignment not yet started. 

3 H In assenbly. 

L Kodak . Held up. 


The writing of a program and summary for Mode D is complete, The summary 
. for Mode A is written. Work has started on detailed logic block diagrams, 
‘ The logical package test procedures sre approximately 60 percent written 
up. A component acceptance test is under way on Raytheon cores, 
Performance characteristics for plug-in packages have been completed end 
released, The No, 2 cabinet is painted, The No. 1 cabinet will be 
ready for painting March 28. 
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Pa 


BIWEEKLY MENICARD STATUS REPORT -= 3 . March 29, 1956 
Serial 

Equipment Number Order Status 

Selector 1 APFal Development of card transport mechanism ig complete, 350,000 cards have 

Mech, been pegsed from one magazine to another without failure at the rate of 


20 cards per second, The plunger actuating mechanism is being redesigned 
to withstend higher impact leading, A herigzontal vacuum sealing windew 
hag been included at the reading station so that the scanner light 
traverses the window only once, Bit anplifiers have been received from 
Magnevox and are undergoing tests, Wiring will be complete April 16. 


2 vAFe2 Some mechanicel work being done when shop time is availeble, Bit 
“eee y? # amplifiers are being tested, 

3 Kodak Held up. 
Selector 1 AFol 3C engineers coming April 2 to make minor changes mentioned in previous 
Control reports, 

2 / AF=2 In manufacturing. Logical design complete, 
Filing Sorter 1 AF] Essentially complete, Waiting for Minieards for final testing. 

2 Care) Ready to start scanning, 

3 H In assembly, 


Development = Studies on the window transmission problem indicate that 
transmission can be increased from 73 percent to 87 percent, Teste are 
contiming, A progrem is in progress to srrive at a standard of 
sensitivity and 2 time constent for cell arrays used in the Minicard 
code readers, 


- 
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BIWEEKLY MINICARD STATUS REPORT =~ ) | March 29, 1956 
Serial | 
uipment Number Order Statug 
De}. Enlarger 1 AFo Delivery of cabinet is scheduled for May h, 1956. ‘The carriage, 
magazines and plungers have been aligned, 
2 ( ARe2 / In assembly, 4 
3 Kodale Held up, 
Pal Enlarger 1 q Mechanical design has beenstarted, Optics? specification in sketch | 
form but needs to be expanded, Spedification needs revision to call 
tungsten illumination rather than mercury, , 
2 APo2923 Seme as Serial No. 1, 
Paper 1 APal Complete, 
Processor 
2 a Quotation not yet received from Photostat, 
3- H Same as Serial No, 2, 
Kodak =- Hell up, 
5 AP=2923 Same as Serial No. 2. 
D=-l Viewer 1 APeo] All parts in work, 
205 (Apu? In work, 
6 Kodak Held up. 
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STATINTL 
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BIWEEKLY MINICARD STATUS REPORT 


Equipment 
Pe] Viewer 


Tel Viewer 


Minicard Sticks 
Y 


Minicard Sticks 
3 si] 


Transfer Trays 


Flexouriter 


Serial 

+5 4H 

2 AFel. 
2 Care) 
3 H 

h Kodak 
teh  AP-2 
Se 8 (APA?) 


i 


March 29 5 1956 


Status 
In early design stage, 
Viewer is essentially complete and tested, A set of engraved punch 
buttons and an opening to aid in viewing the notches are to be added, 
Being estimated, 


Being estimated, 


Held up. 


Sample made and estimated, No order placed, 


Sample made and estimated, No order placed, 


Parts being made, 
Received, In test, 


On order, Due March 20. 
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| AY DEPARTMENT OF DEFENST eh adi [6 ee | 
Picks ‘e's, NEGOTIATED CONTRACT | Ade Fores A¥30(602) 1188 


ISSUING OFFICE 


mAME Rome Ade adi a rayon dag Ce eater anes Gritfiss Air Force Rage 
ayers F » pegter, Ro Rome, New York 
pl Py ROBGB 
CONTRACTOR 
NAME ADDRESS 43 Stat str t : 
E&STMAN KODAK COMPANY ALE PUPOS 
eel 8 Rochester, New York 


CONTRACT FOR T AMOUNT 


Mintoard Information and Intelligence 
Data Handling Syatem 


APPROPRIATION AND OTHER ADMINISTRATIVE DATA 


ALLotment Numbers 5783600 447-9006 P660-07 830-602 
Purchase Request No: 339704 
nes Order Number: “(HPSE) 54~660~1042 APPROVED: 18 Jun 1954 


DOn&7 Certified under 


Paynents will. be pate by the Finanoe Officer, USAF, Griffies AF Bape, Rome Hey 7 


Muiniatratiya Offiee: Consander 
Rowe Air Developmen 
AT THs Resear and ‘Devel epeint Procurement orttes sen 
parties | ga roe Bae 


Ney ei York 


toe Yandor's snip Documents used ag invoice) shall, be ma out to the 
sre ‘iser and spi oom Aduinietrative Office, " 


“This negotiated contract is entered into pursuant to the provisions of Section 2 (c) ( D of the Armed~ 
\ Services Procurement Act of 1947 (Public Law 413, 80th Congress), and any required determination and 
findings have been made. 


THIS CONTRACT is entered into as of _____30 dumm s, 19___ Soy and between the United 
States of America, hereinafter called the Government, represented by the Contracting Officer executing this 


contract, and Rastman as C 


(NAME OF CONTRACTOR) 
@) a corporation organized and ‘existing under the laws of the State of Rew Jersey 


hereinafter called the Contractor. The parties hereto poaree that the Contractor shall furnish and deliver all 


the supplies and fo; he services sgt fr in th ached Schedule tis consideration stated therein. 


’DD 1 Jono 51 DO Ss / Hu. 8. covannment PRINTING OFFICE 16-—62168-1 Cy___of 17 cys. 


specified Par 
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st 


Mi 


services and supplies: 


X 


‘f tic 
accordance 
Request Co’ 


pe 35/5105) 5: 4 of vi 
(a) The Contractor aall, within the perlod of tine 


SWI hereof, furnteh and deliver to the Govornaont the following 


ion ax Study lesding to tas design of an 
n and Intelligence Data Handling System in 
with Exhibit "A" consisting of "Purchase 

ntimiation Skeet fors Minicsard Information 


and Intelligence Data Handling System," dated 4 Apri 
1954 as amended by Amomtuent No. 1 dated 30 fprii 1954, 
which are attached hereto and hereby mde a part of this 


Contract. 


Kote: Exhibit "A" 49 further amended as follows: 


t 


2. 
2. 


3. 


: ; % he 


She words “and design” appearing in the second 
line of peragraph 3.2.1 of Exhibit RADC=1695 
exe deletet and the words “leading to" sub- 
atitated in lisn thereof. 


The worde “examination of" are inserted in the 
fourth ling of paragraph 3.2.1 of Exhibit RADC~ 
1695 immediately following the word "include" 
and befora the vord "hamiling.* 


‘The word "provide" appearing 4n the second line 
ef paragraph 3.2.2.1 is deleted end the word 
_“pecomvant"™ is substituted in lien thereof. 


{ps provisions of USAF Spacifioationa Ke, 40146-A 


“and Exhibit RADC 3000-B will be followed whenever . 


“-- pogeible and deviations therefrom will be per-. 


mitted only to the extent that the application of 
‘commeroial development prohibite strict adherence 
te ths specifications. eT 


Item 2 ~ Two (2) sete Interim Englaesring Repocte for Item 1 in accordance . 


with aforesaid Exhibit FA »" as amonder 


Rte 3 ~ One (2) each Engineering Model, Inforantion and Intelligence 


Data Handling Cyaten, in accordance with the 
aforeeaid Eyhibit "A," as amemed 


Item 4 ~ One (1) set Interim letter Frogreas Reports for Items ] and 


3 in accordance with the aforesaid Exhibit "A i" 
- aa ananded 


Ttem § ~ One (1) set Final Engineering Report for Items 1 and 3 in 


accordance with the aforesaid Exhibit "A," aa 
ansnded 


i 
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Item 6 ~ One (1) set Reproducible Copies of Engineering Sketches, 
Drawings and Tesign Data in accordance with 
tha aforesaid Exhibit "A," as amemied 


Item 7 ~ Seven (7) copies Handbook of Instruct tone for Item 3 in 
accordance with the aforesaid Exhibit "A," 
ag amended 


Item &@ = One (1) each List of Spare Forte in aceardancse with the 
aforesaid Exhibit "A," as omsnded 


Tten 9 = One (1) kit Interim Spare Farts in accordance with the 
aforesaid Exhibit "A," as amenied 


Bote: The exact components of spare parts to be delivered 
under Item 9 will be determined by the Contracting 


Officer upon review of list of Spare Parts delivered 
under \tem &, 


(b) Each report shall be plainly marked to indicate the existence of copy~ 
right, proprietary or patent tn'ormation within the contents of the report. 


STATINTL 
PART TT « EAL IMAIeD Ger 
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7 ( . STATINTL 
— SEL | . iv of vi 


PART Vi = DELIVERY 
(a) Al equipzent degoribal in Part I shall be packed in accordance with ap- 


plicable specifications, and will bs delivered to the Government FOR Washington, 
D.C, din accordance with the following schedule: 


aa QUANEITS. = § QRLIVERY DUR 


1 January 1956 
2 One (1) sat _ 1 danvary 1955 
2 One (2) set 1 Ostobar 1955 
3 One (1) cech 1 Janvary 1956 
4 Ons (2) set =. Monthly 
5 One (1) set 1 February 1956 
6 One (1) set 1 February 195 
7 raven (7) copies 1 January 1956 
g One (1) each 1 Novesber 1955 
9 One (1) kit 1 Jemery 1956 


(b) Unless otherwise provided herein all items described in Part I shall be 
delivered and installed in the Dissemination Control Division of the Directorate of 
Intelligence, Headquarters, USAF, Washington, D. GC, 7 


~ 4e) All reports called for hereunder shall be delivered to the Government by 
_the Gontractor, at his own expense, in accordance with schedule outlined in paragraph 
_ (a) addressed to the Commander, Rome Air Development Center, Griffiss Air Force Base, 
| Rome, New York, ATTN: “ RCRESWC, marked for Contract AF30(602)-1168. 9 


an (a) Drawings, Design Data, Handbooks of Instructions, Spare Farts dst, and. 

-. other literature requirements pot.covered in (c) shall be delivered to the Government, 

_, at Contractor's expanse, in accordance with schedule owtlined in paragraph (a), 

- addressed to Commander, Rome Air Development Genter, Criffies Air Force Base, Rome, 
New York, ATTN: RCECB, marke’ for Contract AF30(602)-1188, as 


_ (¢) 422 appliteations hereunder for Government bills of lading and Tax Exemption 
) Gertificates shall be made to the Commnier, Rome Air Development Center, Griffiss 
_ Air Foros Bass, Rome, Bow York, ATTH: RCBCB, 7 | . 


PART VII ~ JNBPECTION 


Final inspection and acceptance by the Government of al] equipment to be furnished 

under this Contract will be mds at the Dissemination Control Division of the 
_ Directorate of Intelligence, Headquarters, USAF, Wachington, D.C. Final inspsction 
andi acceptance of all aupplies and services to be furnished under thie Contract, 
except equipment items, will be made at Rome Air Development Center, Rome, New York. 
Ths Contracting Officer shall bave the right to require such prelimimry inspection 
or inspections at the plant or plants of the Contractor as he shall deem necessary. 
plead provisions regerding inspection are contained in Cleuge 3 of the Gensral 

ovisions. 


iv 
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PART VLLI o CLASSIFICATION 


This Comtract has a security classification of "Unclassified." Detailed classi-e 
fication of items of information is set forth in Security Requirements Check Liat, 
DD-254, attached hareto ami herehy gadeu part of the Contract. 


{a) This Comtract coneists of (1) a Sobedwye containing Parts I through IX om 


pages 4 through vi; (2) General Provisious containing Clauses 1 through 39 om pages 


1 through 22, imeluding pages 8a ami &b;. (3) Exhibit "A" comaisting of Purchase 
Request Contimmtion Sheet for Minicard Information ami Intelligence Data Handling 
Syeten ami Exhibit RADC-1695 dated 14 April 1954, as amended by respective Apemiments 
Ho. 1 dated 30 Apel 29543 (4) Form DD 254 “Sommity Requirewcats Chook List™ dated 


S May 1954. Tho following are the General Provisions imeorporated 4a and made a part 
of this Contract: . 


Clause 1 — Vefinitions 

Giause 2 ~ Ghe7gc3 

Clause 3 - Inspection 

Clause 4 ~ Reinbursement 

Clause 5 ~ Aseignusat of Clains 

Clavae 6 = Delay in Performance » 

Clause 7 - Disputes 

namie 8 - othce and Aseistance Regarding Patent Infringement 
Clause 9 ~ Convict labor 

Clsune 10 ~ Bight-Hour lew of 1912 


Clause 12 - Officials. Hot To Benefit 
Clause 13 < ee Contingent Fees 
. Claues 14 - Termination — eal we 
— cise 1s e Kotdce To ihe Government of Labor Disputes . 
- Clauss 16 — Reporting of Royalties 
- Glavuse 17,~ Subcontracts 
Clause 18 = Reproduction Rights = 
“Glauge 19 = Faployment af Aliens 
Clause 20 ~ Government Property - 
Clause 21 - Guaranty 
Clauses 22 ~- Insurance a 
Clause 23 - Release Provisions 
- Clause 24 - Gratuities 
Clause 25 = heme lei iiweades . 
Yause 26 — Militar urity Require: 
ee 27 = Magieines Provisions to be Inserted in Coat-Plus-A-F ixed~lee 
Subcontracts 
Clause 26 ~- Walsh-Healsy Fublio Contracts Act 
Clause 29 — ieutrality Act. 
Clause 30 ~ Buy American Act 
Clause 31 ~ haste Compensation 
Clause 32- Reoorca 
Clause = ~ Redetermination of Overhead Rates 
Clause 34, - Option to Terminate Fixed Qverhead Rates 
Clause 35 — Patent Rights < Paro Form 94 
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SHEE 
ight = Paro Form 97 . 
mization and Consent = raro Form 9«10C 


Clause %6 - Co 
Clause 37 = Au 


C 
vi of vi . 


Clause 38 ~ Additional Provisions Concerning Government Property 


Clause 39 = Approval 


-(b) The following alterations have been mle in this Contract: 


1. 


20 


Be 
be 


Be 


= 


Clause 4, "Reimbursement," on 
puge 1 


Clause 14, "Termination," ‘on 


page 3 


Clause 25, "Renegotiation,” - 
on page 8 . 


Glaugo 26, "Military Soourity 


Requirements, * 0% page & 


Bag + f+ saa = Pee 


"pages fend ae ee 


‘ 2 


The first ami sscond sentences of .” 
paragraph (c) ore deleted = ts 


Add the following words immedintely — 
arr aa last word of paragraph sf 
: 


", 4n which cased the Goverment shall 
have the right, in its discretion, to 
settle or. pay uny or all claims . 
arising out of the termination of 
such orders and subcontractss" 


‘Deleted in its entirety and new 
Clause 25 “Renegotiation," substi- - 


tuted in lieu thereof on page Ba. 
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The rights and obligations of the paitties ‘to this con “ract shall be subject to and governed. by the Schedule and : 
the General Provisions. 'To the extent of any inconsistency between . the Schedule or the- General Provisiong,:.. 
-and any- specifications or other provisions. which-are made a part of this contract, by reference or otherwise, ‘the 


Schedule and the General Provisions shall control. To the extent of any inconsistency between the Schedule - 
and the General Provisions, the Schedule shall control, ms 


The Contactor represents that the auaiegate. number of employees of the Contractor and. its affiliates 
is: Oo 500 or more, O less than 500. 


IN WITNESS WHEREOF, he ee hereto. have executed this contract! as of the day and year first 3 
above written: 


THE UNJTED STATES OF AMERICA 
fol Sobm CO, Taylor 


__ WITNESSES Jom GC. TAYLOR 


. (CONTRACTING OErices) 


NOTE, —In gase of corporation, witnesses not required 


but certificate below must be completed: Ty peor print Agsiatant Tressuret 


names under all signatures. a ee 


a Btate ateeets Rochester tbe Bete 


"NEE? 


Geo aod 


Ps ¥ . 7 . 2 is : 
(ADDRESS) oo 
: ae fOTE. —Conieacto:, ifa perneration,. should cause the following cartiaeate to be svecutad under its epiparate seal, .- 
: provided that the same officer shall not execute both the contract and the certificate. 


CERTIFICATE 


~ I,_ zeae _ Fe Sees “i eS z , certify that I am the 


ED 


_Aoaistant Gecretery of the corporation named as Contractor herein; 
that 7 le Stebermon __, who signed this contract on behalf of © 
a | 
the Contractor, was then __ Assistant Treasures , of said corporation; 


that said contract was duly signed for and in behalf of said corporation by authority of its governing body, 


and is within the scope of its corporate powers. 


fede tle Fe ere 


hee ATE SEAL) 
5 /8RV00800120047-5 


|) TY az1_9 16—62100-1 YX Us 8. GOVERNMENT PRINTING oFrice 
‘ FOR M a 


Wy yo (LE - RAW MATERIAL USAGES 


A Reh en ne Veh 5 fat ge Poe Rey ieee waste Bl ag! shay Behe tae ite Bs BY, te fee G ; Bis tee ee gS. Cs 
Pe Vy OR Sal RES PAPE EER TOS ain ey y . oar ae Ae ae : or Oe ys 3 


r yee 
\ iP he tis Ghee ind ; #4 a Sy S * a ee 
‘ “ae ; é ¥ se , ay, 


err ee Se Ree rr be dca 7 noe 4: 
Ms 


tha ae 


bee I ae Sek eg oe a Reece Paoletti . awe = : ‘ on tena : woos ee 
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me ae aoa See en pe PARTMENT Of Thuse ee ‘a 

SECURITY REQUIREMENTS CHECK LIST 


4. HIGHEST CLASSIFICATION 
INVOLVED IN THIS CONTRACT 


~~ Seexret— 


3. U.S. CONTRACT OR TASK NO, 


| -a¥30(602)1188~—— 


7. THIS SHEET PERTAINS TO 
(Bo AN END ITEM (7) A COMPONENT 


9. NO. OF eee INCLUDED 


te ROE RP aE Gj { i 


LO, THIS SHEET REFERS TO (Enter. nomenciature, drawing reference or other adequate identification of End Utem or component covered) 


Minicerd Information and Intelligence Data Mandling System 


i BLOCK CLASSIFICATION OF 


CONTRACT OR” TASK DOCIIMENTS 
; MODEL DESIGNATION, NOMENCLATURE, OR !DENTIFYING DESCRIPTION 
OF ITEM OR TASK 


i} 3 [SPECIFICATIONS 


DESIGN INFORMATION (Engineering notes, computations, etc.) 
A for GOMPCETE SET a ee eae re te a een 
B - OF GAGES 
C - OF TOOLING 
E = OF §ENSTALLATION OR ASSEMBLY : 
F ~ SKETCHES DESCRIBING PRINCIPLE INVOLVED 


G°= OTHER 


PHOTOGRAPHS 
A = INTERNAL, CUTAWAY OR EXPLODED VIEWS 
B - EXTERNAL VIEWS 


v7 PRODUCTION AND PROCUREMENT !NFORMATION . 


“A= NUMBER S~T07B E~ PRODUCED Orterin|e. 


8 - RATES OF DELIVERY 1LEW OB CONBOKEHL 


"CIT TEMS~ ON" HAND 


TA POOL ICWH In ft PORWOr MAW 19 4H 
=“ ‘O= "OVERALL DOLLAR OR UR TT “COST 7 


unnOED WhHOER 
pr seer | vere] 
pms ai ArcANA | y 
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d 
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3 
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i}———- 4-=-oTHER 


a 
i] 

a 
= 
m 
oO 
> 
a 
ww 
m 
° 
= 
> 
z 
< 
n 
Yr 
o 
4 
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7) 


i eltiel tele Ree a 


MANUALS; HANDBOOKS,” ETC >: 


Aeman: 


en AA oe 


HT 


wine 


ATS MA UNTENANC Coo re ee aire aa nn a ee 
Be OPERAT 1 ONAL Fee ge ere eee eee 
RFORMANCE: INFORMATION “AND TESTS ~~~ ~~~ - 


roe Fe SPOUT tea eS ener PREV tous ~ED 1 T tONs OF TH { $ PLT OI Em EINER RR RAIA MS ORS NE RCE UL ee of at nb rae EE MER TH 
M 
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Re rc any eee 2 Oy Nipper ag ne I, frente CRA Mae tS. sremaer ene cia aif 


yeh meme th aS Lee 4 . 
jgenoy pues fueg ag care t 


OA PhO Lt gee 


RPSE LS 


a ae 


OL Oye hele 


.2t op TE SOR GLO sey Speen Pree se: 
SUE wIeS ae oY ee 2 RAP Pe aes 
LywitG arse $ Fig Pec Te rl rh yR 
CER OL BUVCSIIT Ee IAAT pe spe awry; ys sce 
St lag ygwet os Gi cupokes 6a ope Gis kinay coesave: 


Lievi4O0 GE topecasararat LedgrLag 
CARICA Leday.ewes ce 
cyayeohk cowceta1ad woh daearroga of ps Goreryug @6- 
Bh pereszes Lebievssaggrp aes oy ope courgrver e& sc- 


q' SOULLWECOLa ATTY CoOMAAT re mIEB pocsy Hebsirwenr 


rpe aecanick .edaTLeuervra of cps coggLecr Ch EeEr 
pk cps eoktseerpak wrery cporonmpya yowsyywe “rey 
OLLPCeL* Lpe bpharcsy bishviareomw CpGLsoL ayy pe wage 
OL £6 CPGCK Pyar mIy] ps cfc OF Cpe Cousrsceyak 
{OLuwsfour pre seabomarpryieh qo. spe Sré6bersgrog 
woy vap-coushecs rmeopsaruB cyweay;yreq BsecaLrysh Fu 
wbowarpye Jou rpe wagtq ov vbbroasy of eecp brrwe 
brebyLaq ph cpe Heberewens of peyeuse veorrareh te- 
woyTecrbye cyece yraf apeeca srep vbbeaqvéee’ arsy pe 
“Ups cpece [Tyart cosarersy7®8 of o Broke epser or 


60 gps bagyres 

EPS LEeyoras Of caer resw’ of fUZoLuMTsroy coscerorae 
FRCTCAAILIGSY Gooe DOL COMALKINEG FASPOLPETLToF For 
Lye woigrras OF CPI® CpecK Pras cawe TEA rrew 12 


OL $88 TUtGLuwt roy cCoaTeLoSsg eponyqg pe veerKueg: 
z1e8 COMATAsSEIL KICP FQEGHTEG BECALILA SLorecsroB 
pack qus aoa hoger £2@ TOMES BACH EA Crvserqrer- 
npreg Te ostewigiaqg vagy spa QekLeo oy seoans ck OLn~ 
Hersias pat ees uy ob6 @bec fC yYeLorwertras 
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ROME, NEW YORK 


RES~2B/WBM/ms 
14 April 1954 


Purchase Request Continuation Sheet 


For: Minicard. Information and Inte 
gonce Data Handling system 


om Lab. or Office Symbol RCD 


Continuation Sheet No. 1 For Po Re Noo 33979k 


nd 


DESCRIPTION OF SUPPLIES OR SERVICES TO BE FURNISHED 


me 


ITEM QUANTITY ‘DESCRIPTION 
- Investigation and Study leading to the design of 


an Information and Intelligence Data Handling 
System in accordance with applicable paragraphs 
of Exhibit RADC~1695 dated 14 April 1954, titled 
tMinicard Information and Intelligence Data Hand~ 
ling System. s 


2 2 sets Interim Engineering Reports for Item 1 in accord~- 
ance with USAF Specification No. 40146-A dated 

5 November 1947 and Amendment thereto. One set 
shall be furnished six (6) months after commence~ 
ment of work and the second report to be furnished 
fifteen (15) months after commencement of work 
under Item 1 and shall consist of one (1) copy in 
the "Reproducible Copyt form and 25 copies in the 
tNon-Reproducible Copy" form as specified in Para- 
graph E-7 of the Specification. This report will 
outline in detail functional specifications of 
equipment outlined in Paragraph 3.3.1 of Exhibit 
RADC~1695. Should the results of the study indicate 
the feasibility of the deletion or addition of 
equipments to Paragraph 3.3.1, this report will 
present justification for the deletion therefrom 
or addition thereto. . 


3 1 each Engineering Model, Information and Intelligence 
Data Handling Systems, shall be fabricated in ac- 
cordahce with applicable paragraphs of Exhibit 


RADC~-1695 dated 14 April 1954 titled "minicard 
Information and Intelligence Data Hadling System". 


4 1 set Interim Letter Progress Reports for Items 1 and 3 
shall be furnished monthly covering the progress 
and status of the study and development. These 
reports may be prepared in the form of a letter 
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5 1 set 
6 1 set 
7 7 cys 
8 1 each 
9 1 kit 


and shall be submitted by the 20th of the month 
following that for which it was written. These 
reports shall include progress of the past month 
and planned activity for the following month and 
shall be required wmtil the progress of the work 
in the judgment of the Contracting Officer or an 
approaching time limit indicates that the final 
reports shall be furnished. 


Final Engineering Report for Items 1 and 3 in ace 
cordance with USAF Specifications No. 40146-A, 

dated 5 November 1947 and Amendment thereto. The 

set furnished shall consist of one copy in "Repro~ 
ducible Copy" form and 25 copies in "Non-Reproducible 
Copy" form as specified in paragraph E~7 of the 
Specification. The copies shall be furnished with- 
in thirty (30) days following delivery of equipment 
under Item 3. 


NOTE: Each report shall be plainly marked to in- 
dicate the existence of copyright, proprietary, 
and patent information within the contents of the 
report. 


Reproducible Copies -of Engineering Sketches. 
Drawings and Design Data used in the fabrication 


of Item 3. The copies shall be submitted not more 
than thirty (30) days after delivery of the equip- 
ment. The original drawings shall be prepared in 
accordance with MIL-D-9281 (USAF), and shall in- 
clude all revisions resulting from inspection of 
the equipment. Reproducible copies shall be 
Direct Reading VanDyke negatives in accordance 
with Specification MIL-D-5480. 


Handbook of Instructions fer Item 3 in accordance 
with Type I of Exhibit RADC~3000B dated 31 March 
1953. 


List of Spare Parts. The contractor shall furnish 
one reproducibl* Vist of replaceable parts which 
shall include all parts normally subject tc replace- 
ment. in the testing and evaluation of the equine 
ment required under Item 3. “Sparé parts “ey No. 


23 dated <O Varch 1953 may be used as a guide 


Interim Spare Parts shall. consist of only tied 
parts approved by the Contracting Veficer after 
review of the list of replaceable parts 


Wide eivet RE ay 


meg, —Co 
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Poul. andey Item & Spare parts shall be inter- 
changeaole with the corresponding parts used in 
the equipment under Item 3 and shall be delivered 
concurrently with Item 3. 
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ROME AIR DEVELOPMENT CENTER 
GRIFFISS AIR FORCE BASE 
ROME, NEW YORK 


RES-2B/WEM/me 
Requirements 
Vor 


MINICARD INFORMATION AND INTELLIGENCE AND DATA HANDLING SYSTEM 
INVESTIGATION, STUDY, DESIGN, AND FABRICATION OF 


Exhibit RADC-1695 
- ik April 1954 


LL SALE ICCA Tet cere aS SPSS er aS ea pSSPURENRantesnsaseninaitiseneuieatetreneet 
1. SCOPE 


1.L Type - This exhibit covers the system described in preliminary reports pre- 
pared by Eastman Kodak Company dated May 1953 Revised March 1954 and November 1953, 
ertitled "The Mini-Card System. 


1.2 Phases ~ The promram covered by this extibit is set up in three phases, as 
follows: 


Phase I ~ System Study Phase 
Phase II - Nquipment Development 
Phase III ~- Installation and Follow-up 


Under Phase I, a thorough study will be uncertaken of the Intelligence Library, 
Collection Division, Directorate of Intelligence, Hq USAF, and the Central Film Library, 
Aeronautical Chart and Information Center. This study shall determine initially the 
types and functional specifications of each of the individual units of equipment and 
the system design required in the development of an adequate Data Handling System. ‘ihe 
study shall continue throughout Phase II and shall include the handling of other re- 
cornaissance information in order to retain sufficient flexibility in the equipment and 
system to provide for future expansion. 


Phase II shall be accomplished concurrent with Phase I and shall include the develop- 
mer.t of individual units of Mini-Card equipment required to handle the type of data 
processed by the Intelligence Library, Collection Division, Directorate of Intelligence, 
Hq USAF. 


2. APPLICABLE SPECIFICATS.NS, STANDARDS, DRAWINGS AND PUBLICATIONS 


<»i Equipment delivered ynder this contract shall be fabricated in accordance 
with good commercial practices. 
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Exhibit RADC-1695 dated 14 April 1954 ree 
31 General Requirements. ~ The design and fabrication of equipment to form an 


integrated Information and Intelligence Data Handling System. ‘The system will be 
capable of handling the types ;of data now processed by the Intelligence Library, Col- 


lection Division, Directorate of Intelligence, Hq USAT. 


A mechanized system is required that will rapidly and efficiently cerform the 
following functions in the handling of such data: (1) classify, (2) index, (2) code, 
(4) file, (5) store, (6) search, (7) correlate, (8) retrieve, (9) view, (10) reproduce, 
(11) disseminate, This shall result in appreciable reduction in the time, personnel, 
and manpower requirements over the present methods buing employed. 


3.2 System Study Phass; Phase 1. 


- 30261 The contractor shall undertake a thorough study of the Intelligence Library 
anc. the Central Film Library and design a Mini-Card System which will handle the types 
of data processed by these agencies, This study shail be continuous throughout the 
tezm of the contract and chall include the handling of other reconnaissance information 
in order to retain sufficient flexibility in the equipment and system to provide for 
_fubure expansion. Experimental work not directly related to the design of specific 
components but more concerned with the eventual integration of other kinds of intelli- 
gence Information into the system shall. not be undertaken without the prior approval of 
the Contracting Officer. 


302.2 Results of Study 


32201 At the end of the six months after initiation of the ccntract, the con- 
tractor shall furnish a report which will provide the system design and the functional 
syccifications for the component equipment to be delivered under Item 3.4. 


3e2e2e2 Three months prior to installation of engineering model of equipment as 
sprcified under Itew 3.4, a comprehensive report on the feasibility of the :ini-Card 
system as an ultimate information and intelligence data system shall be delivered and 
provide as a minimm the following information: 


a. Estimated cost of operation of the Mini-Card system to handle the 
intelligence data of the Intelligence Library, Collection Division, Directorate 
as Intelligence, “4 USAF, and the Central Film Library, ACIC, for a period of 
1) year. 


b. Operating personnel requirements to handle the operation of engineering 
model delivered under Item 3.4 


Ce Training requirements for operating personnel, 
d. Maximum card processing speed when color film is used. 


e. Capability of system for the reproduction of charts, mans, and 
photographs in color. 


sy ppepiad Br Reise BBS cas Ae ERR R TORE TA KbD0800120047-5 
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Exhibit RALC-1695 dated 1A April 1954 
3.3 Equipment Phase: Phase 2. 


3.3.1 Undertake the development of an engineering model of each piece of Mini- 
Card equipment which the study indicates will be required for the documentary <ystem. 
The following list of equipment is based on the tentative system described in the pre- 
liminary report of the Eastman Kodak Company report entitled "The Mini-Card Syste 
Gated November 1353. This list of specific items shall be revised as required as the 
system desi: advances. A brief description of the individual items is as follows: 


a Flexowriter - to prepare paper tapes for controlling the camera and 
enlarger. 


b. Minicard Camera - to record code and image information. 
ia ce Film Processor - to process minicard filn. 
de Minicard Duplicator - to make duplicate minicards,. 
e. Minicard Block Sorter - to sort by category directly into a file, 
f. Minicard Automatic Sorter - for complete sorting. 
&- Minicard Selector - to search for specific code combinations. 
h. Minicard Enlarger - to make enlarged payer prints from minicard images. 
i. lMinicard Viewer ~- to provide a visual means of inspecting minicards. 

3e4 Installation and Follow-Up of an Engineering Model of an Information and Intel- 
?"~ence Data Handling System. A working engineering model of each piece of Mini-Card 
wweadpment will be integrated into an Information and Intelligence Data Hndling System 
end installed in the Collection Division of the Directorate of Intelligence, Hq USAF, 
so that a complete pilot operation can be tested. 

4. ‘TEST PROCEDURES 

4.1 Tests and Inspection. ~ Tests and inspection shall be performed on the Informa~ 
tion and Intell’ vence Data Handling System by the con:ractor to determine and demonstrate 
compliance of the system with the overall requirements of this exhibit prior to accept- 
ance. 

Aol. Prior Tests by Contractor.—- No equiyment shall be submitted to the Govern- 
mert for acceptance wiless it has been satisfactorily tested by the contractor in accord~ 
ence with the requirements of this exhibit. At the option of the Contracting Officer, 
Governmet personnel may witness such tests, 

4el.2 Upon completion of the test at the contractor's plant, as specified in para- 
greph 4.1.1, a test of the engineering model will be made at the Collection Division 
of the Directorate of Intelligence, Hq USAF, Washington, D.C. This test will be wider 


the cirection of the Air Force with the assistance of contractor personnel. 
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4.2 Test Procedures. - Test procedures and methods for testing and inspecting 
the equipment shall be prepared by the contractor and submitted to the Contracting 
Officer for approval at least thirty (30) days prior to the anticipated date of inspec- 
tion or tests. The test program prepared by the contractor shall demonstrate that the 
performance, operation, material, and workmanship of the equipment is in compliance 
with the requirements of this exhibit. i.e. The types of information now handled by 
the Intelligence Library, Collection Division, !q USAF, wouls be processed into the 
Mini-Card System and studied in parallel with the existing operation. 


om 
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ROME AIR DEVELOPMENT CENTER 
GRIFFISS AIR FORCE BASE 
ROME, NEW YORK 


RES-25/WBM/1g 
Purchase Request Continuation Sheet 


Fors Minicard Information and Intelli- 


Lab. or Office Symbol RCD 
gence Data Handling § System 


Continuation Sheet No. e = For P.R. No. 339794, 


Amendment No. 1 
30 April 1954 


“ALL referinees to "Mini-~Card* shall henceforth be written tminicard®. 
Wherever "Collection Division" appears, it should be deleted and "Dissemination Control 
Division™ gubstituted. 


Reference Item 2. Delete the last 2 sentences and substitute the following: | 


“The 6-months report will outline in detail functional 
specifications of equipment outlined in paragraph 3.3.1 
of Exhibit RADC-1695. Should the results of the study 
indicate the feasibility of the deletion or addition of 
_ sgquipments to paragraph 3.3.1, this report will present 
, .dustification for the deletion therefrom or addition there- 
to. The 15-month report shall contain information outlined 
in paragraph 3.2.2.2 of Exhibit RADC-1695 .™ 


_ieference Item 6. Delete "MIL-D-9281 (UsAF)" and substitute Higood commercial practices". 


Delete the last sentence and substitute the ‘following: "Reproducible 
copies shall be of. direct reading type" o. : 


Referencs Item 8 Delete Spare Parts Key No. 23 and gubstitute "Spare Parts Key No. 21”. 


Amendment No. 1 dated 30 Sie 1954 to Exhibit mae dated 14 April 1954 applies 
to subject PRCS. ° 
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ROME AIR DEVELOPMENT CENTER 
GRIFFISS AIR FORCE BASE 
ROME, NEW YORK 


RES-28/WEM/1g 
Requirements For 


MINICARD INFORMATION AND INTELLIGENCE AND DATA HANDLING SYSTEM, 
INVESTIGATION, STUDY, DESIGN, AND FABRICATION OF 


rare RADO-1695 
saan No. al 


30 April 1954 


| Reference paragraph 3.1 (aecond paragraph). Delete iz) Disseminate”, 
Reference paragraph 3.2.22, sub-paragraph (a) delete the sixth word "the® and 
substitute “ai, 
Delete sub~paragraph (d) in its entirety. 
Deiete sub-paragraph (6) and replace with the following: "Capability of system for 


the handling of charts, maps, and photographs in black and white, and color, incluiding’ 
factors of resolution and time”. 
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